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SEERET 


DPD-009 3-61 
1L January 1961 


MEMORANDUM FOR: Acting Chief, pep-pp/P 


SUBIECT . Weekly Activities Report for Contracts 
Branch, 7 to 13 January 1961 


1. Action Iteus: 


poring the past weer the folicwing negotiations and 
discvuesioas were conducted: 


(a) ‘Two days’ discussions with WSPO and Hughes Aircraft 
personnel concerning & Fire Control dystem for the 
AP~i2 Vehicle. Included in these @tacussions was also 
the satter of specification and seope of the LAC 
AF ~12 contract. 


{mn} In view of consolidated depot activities = the IDEALIST 
Program, a day snd a half was epent with WoPO personnel 
determining contract funding ratios as between the 
Project aad FOG for Contractor's spares and services. 


{e) Considerable activity hea been required in contractual 
follow-through for decreased nurbersa of “0” vehicles 
aad component aysetend, guch as auto plict and initial 
guidance. 


{4) ¥F requiresents end obteining proposals for the 
expanded (two aéditdional shorts) ARGON Program has 
yecelved considerable attention. 


{e) Justification for additional funding for CORORA Prine 
Program increases and overruns has received fairly 
urgent attention-~particulerly in view of fund execution 
under the COROGHA Prime Progran. 
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2. Pending Actions: 


{a} SUBJECT z 
ACTION REQUESTED: 
SUSPENSE DATE : 
ACTION PARTY : 
{o} SUBJECT a 
ACTION REQUESTED: 
SISPENSE DATE : 
ACTION PARTY : 
{e) SUBJECT : 
ACTION REQUBGTED: 
SUSPENSE ‘DATE 
ACTION PARTY t 
{a} suBssct t 
ACTION REQUESTED: 
MUSPENSE DATE: 
ACEION PARTY 
cn/pep-pp/? «eee 
Patribution: 


ig - A/CH/DPD 
ie - phe Report File 
3 - cH/DB/DPD 
 - FIN/DPD 
_5-< RI/DPD 


Proposed Memo to Agting WL 
concerning Bastman Kodak overrun 
6 duly 1960 

1 August 1960 

vessrs. EEE ond Houston 


ORCART Supplewentel hetivity Program 
20 geptexber 1960 
6 Beeenber 1960 


Chief, Development Branch, DPD 


(writtea, and subaitted te pD/P) 
aa required to have 


ZAC 
1% Oetobex 2900 
ASAP 

Amie /Personnel 


ARGON Supplemental Activity Programa 
fincluding expansion of ARGON) 
3 January 1901 


ASAP 
cr/ De /DPD 
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ndief, Contracts Srencn, 
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